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BILL NO. S-78-09- 



uzhzP 


SPECIAL ORDINANCE NO. S- 


AN ORDINANCE approving a contract for 
Sidewalk Improvement Resolution No. 5809-1978, 
between the City of Fort Wayne, Indiana and 
Rieth-Riley Construction Company, Inc. for 
construction of sidewalks. 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT WAYNE, 

INDIANA: 

SECTION 1. That a certain contract, dated September 11, 1978, 

between the City of Fort Wayne, Indiana, by and through. Its Mayor and the 

Board of Public Works, and Rieth-Riley Construction Company, Inc., for: 

construction of sidewalks in the Hanna-Creighton Impact 
Area Phase II, 

under Board of Public Works Sidewalk Improvement Resolution No. 5809-1978, 
at a total cost of $117,876.25, all as more particularly set forth in said 
contract which is on file in the Office of the Board of Public Works and 
is by reference incorporated herein and made a part hereof, be and the 
same is in all things hereby ratified, confirmed and approved. 

SECTION 2. That this Ordinance shall be effective upon passage 
and approval by the Mayor, 



APPROVED AS TO FORM 
AND LEGALITY,--—. 



m 








Read the’first time in full and on motion by 


, s r econdpd by 


and duly adopted, read the second time by title and referred to the 


(arfd^HFT^iy-Pl^a^-€©mmiasipn for 

if Chambers, 
day 





seconded by 


and duly adopted, placed on its passage. 


PASSED by the following vote: 

AYES NAYS 

_ 


ABSENT TO-WIT: 


TOTAL VOTES 


BURNS 

HINGA 


JfL 


.X. 


HUNTER 

MOSES 
NUCKOLS 
SCHMIDT, D. 

SCHMIDT, V. 

STIER 

TALARICO 

DATE: 


X 


jL. 


JX 


X 




X 






CITY CLERK 

Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, as 


(ZQ NiNG-MAP) (GENBRAJr) -(ANNEXATION) (SPECIAL) (APPROPRIATION) ORDINANCE 

o. J-n ?- 7<f on the /<* day of , Pf 

ATTEST: (SEAL) /? * I , 


(RESOLUTION) No, 




CITY CLERK " ' ' PRESIDING OFFICER 

Presented by me to the Mayor of the City of Fort Wayne, Indiana, on the 
day of at the hour of /^ pJ ; clock^^- M. ,E .S ,T. 




Approved and signed by me this 
at the hour of o'clock 


CITY CLERK 
/7^f day of 


1971 







































































































S-78-09-42 


We*, your Committee on 


REPORT OF THE COMMITTEE ON PUBLIC WORKS 
Public Works 


to whom was referred an Ordinance 


approving a contract for Sidewalk Improvement Resolution No. 5809- 
1978, between the City of Fort Wayne, Indiana and Rieth-Riley 
Construction Company, Inc-, for construction of sidewalks 


have had said Ordinance under consideration and beg leave to report back to the Common 
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CITY PAID 
SUBJECT-TO COUNCILMANIC APPROVAL 
PRELIMINARY MEETING 
RATIFICATION 


CONTRACT 


AgT^BUMlt, made and entered into this, 
by and Between 

-„---— RIETH-RILEY CONSTRUCTION CO., INC.--- 

hereinafter called “Contractor” and the City of Fort Wayne, Indiana, a municipal corporation, herein¬ 
after called “City,” under and by virtue of an act of the General Assembly of the State of Indiana, 
entitled “An Act Concerning Municipal Corporations,” approved March 6, 1-905, and all amendatory 
au<! supplementary acts thereto, WITNESSETH: That the Contractor covenants and agrees to im- 

Resolution No. $809-1978: To Improve curb, sidewalks, catch basins, and 

driveways on Weisser Park Avenue from the north curb line of Pontiac Street 
to the south curb line of Creighton Avenue (both sides) and curb, sidewalks, 

catch basins, and driveways on Smith Street from the north curb line of Pontiac 

Street to the south curb line of Greene Street (both sides). This will be 


known as Hanna Creighton Impact Area Phase II. 



by grading and paving the roadway to a width nf KXXXXXXXXXXXXj SffpCjSSfi QQQQQQQQCKXXXXXXXXXXX 


XXXXXXXXXKXXXXXKXXXXXXXXKXXXXXJCKXXXKXXXXXXXXXXXKXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXX 


upon a foundation and with curbing as fully set out in the specifications hereinafter referred to, in a 
good and workmanlike manner and to the entire satisfaction of said City, in accordance with Improve¬ 


ment Resolution No.k 


attached hereto and by reference made a part hereof. 


At the following prices: 

Sidewalk Removal Three dollars and thirty cents per 3.30 

square yard 

New 4" Sidewalk One dollar and sixty cents per 1.60 

square foot 

Curb Removal One dollar and fifty cents per 1-50 

lineal foot 

New Curb Type III Seven dollars and no cents per lineal foot 7.00 

Curbface Walk (including Two dollars and forty-five cents per 2.45 

ramp) (corner wingwalk) square foot 

Concrete Removal Four dollars and no cents per square yard 4.00 

9" Concrete Street Thirty dollars and no cents per square 30.00 

yard 

Residential Driveway 6" Seventeen dollars and fifty cents per 17-50 

square yard 

Abandon Catch Basin Three hundred seventy-five dollars and 375-00 

no cents for each 

New Catch Basin Type I One thousand dollars and no cents for 1,000.00 

(with steel bell) each 

New 2’ Curbface Walk Two dollars and eighty cents per 2.80 

square foot 


















3 5 Aft 


Backfill 

Fifteen dollars and no cents per ton 

15.00 

Sod (with 30 day watering) 

Three dollars and fifty cents per 
square yard 

3.50 

Tree Removal 

Four hundred twenty-five dollars and 
no cents for each 

425-00 

Risers (steps) 

One hundred fifty dollars and no cents 
for each 

150.00 

Concrete Removal 

Three dollars and fifty cents per 
square yard 

3.50 

Standard 4" Walk 

One dollar and sixty-five cents per 
square foot 

1.65 

Curbface Walk 

Two dollars and fifty cents per square foot 

2.50 

Residential Driveway 

6 " Depth 

Twenty-five dollars and no cents per 
square yard 

25.00 

Catch Basin Type I 

One thousand dollars and no cents for each 

i,o0o.oo 

Casting Type C 

Three hundred dollars and no cents for 
each 

300.00 

Backfill Material 

Seventeen dollars and fifty cents per 
ton 

17.50 

Sod 

Three dollars and fifty cents per 
square yard 

3.50 

TOTAL 

One hundred seventeen thousand 
eight hundred seventy-six dollars and 
twenty-five cents 

117 , 876.25 


The Contractor will furnish immediately a certificate from the Industrial Board of 
the State of Indiana, that he has complied with Sections 5, 68, 69 of the Workmen's 
Compensation Act, approved March l4, 1929 , in accordance with Section l4 of the 
Compensation Act (Acts 1929, page 545, being I.C. 22-3-2-1 et. seq.). 


A copy of General Ordinance Wo. G-60-66, concerning discriminating in employment 
under municipal contracts, is attached and incorporated herein by reference. 


The Contractor hereby expressly agrees to perform all the work in the prosecution K 
descnbed .mprovement according to the terms and conditions of Improvement Resolution 
the plans, profiles, specifications and the contractor’s bid therefor on file in the office 0 / the department 
of Public Works of said City, which said resolution, profile, plans and specificationsare made’ a part of 
this contract as fully and effectually as if copied herein at full length, (copies of .w^ch are attached 
hereto). , ! «| 

It is hereby agreed that no assignment of this contract shall be made without the written con¬ 
sent of the City; said Contractor hereby covenants and agrees that said improvement shall be finally 


and in all respects completed on or before... 
give to the City, as liquidated 


-3?.?_, 19?JL- and the Contractor agrees to pay and 


--, — ana me v^ontractopagrees w <uiu 

the sum of $25.00 for each and every day after said 


--» 19--until said work is finally completed and ready for acceptance by the City. 

It being also understood that in event of any conflict between this contract and the specifications, that 
the former shall be considered to contain the intention of the parties hereto. 

It is further agreed by and between said parties, that the acceptance of the work provided for 
in this contract, or the payment therefor, for the whole or a part, shall not constitute a waiver on the 
part of the City of any of the provisions of the contract, nor shall it release said Contractor, or the 
' sureties upon its bond for the faithful performance thereof, nor shall the acceptance be even prima facie 
evidence of the performance of any provisions of such contract except to the extent of entitling said 
Contractor to receive the price therefor. It is further understood that the failure of the City to exercise 
its right of inspection or rejection of material and work, or the exercise of such right shall not in any 
sense be considered an acceptance of any part of said work or material. 

The Contractor further contracts and agrees that in the .^prosecution of said work all proper 
skill and care will be exercised, that said party will properly and fully guard all excavations and 
dangerous places, and will use all due and proper precautions to prevent injury to any property, person 
and persons, what or whomsoever. That for and during the period of the making of such improvement, 
and the period for which the same is to be maintained and kept in repair by the Contractor, the City 
shall be saved harmless from any and all liability whatsoever growing out of any injury or damage to 
property or persons because of any neglect or fault of the said Contractor, its agents or employees, in 
the execution of this contract or any matter connected therewith or related thereto and to pay any 
judgment with costs which may be obtained against said City, growing out of any such injury or damage. 


To each of the conditions and stipulations in this contract, the undersigned bind themselves, their 
successors and assigns. 


IN WITNESS WHEREOF, we the foregoing named parties hereunto set our hands this— 

day of_______, 19__ 


ATTEST: RIETH-R IL EY CON STRUCTION CO., I NC. 

BY: 

Secretary Tmc ,. (/ / 7 ) 


Secretary 

Ass'-t-- 

City of Fort Wayne, By and Through: 


JTS; &£M. 


Contractor, Party of the First Part. 


Secretary and Clerk 


Its Board of Public Works and Mayor. 


approved as to form UEGSL1Ty 


zjsk mv / /J /. 

S' ' 7 c,Tr A ™5KNE ! V~ T 

















GUARANTY BOND 


i&sam All Mtn bg Qttpat $Jr*«ret«. That weJ 


-RIETH-RILEY CONSTRUCTION CO., INC.- 


as principal, andZ. 


-UNITED PACIFIC INSURANCE COMPANY-- 


r.as surety 


2 re held and firmly bound to the City of Fort Wayne, Indiana, in the sum of . P . N^ . HPNDRED SEVENTE EN 
THOUSAND EIGHT HUNDRED SEVENTY-SIX DOLLARS AND TWENTY-FIVE CENTS- - 


-----— (t 117,876.a f 

for the payment of which well and truly to be made we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by these presents. 

The conditions of the above obligation are, that whereas the said ' T~7T . 7 ...'.1Z.~ 

-----RIETH-RILEY CONSTRUCTION CO., INC.-'-—- 

. yA' * '' Ks 

did on the-day of--—-— . . .v - - 

/ 

_, enter into a contract with the City of Fort Wayne to construct a 

. _.___-_i_i_J*avement 

Resolution No. 5809 - 19 . 78 : _ To improve curb, sidewalks, catch 

basins, and driveways on Weisser Park Avenue from the north curb line of Pbntiac 
Street to the south curb line of Creighton Avenue (both sides) and curb, side walks, 

catch basins, and driveways on Smith Street from the north curb line of Pontiac 
Street to the south curb line of Green Street (both sides). This will be known a s 

Han na-Creighton Impact Area Phas e II. ---•- 


- according to certain plans and specifications, and 

for a period of three years 

also warranting and guaranteeing the worl^ material and condition of the pavement thereof as provided 
in aforesaid contract and specifications. Now if the said.. 7~~ r„~ ~"I~ . T~ ~~~ 

RIETH-RILEY CONSTRUCTION CO., INC.- shall faithfully perform and fulfill all the require¬ 

ments of said warranty and guaranty, and make all repairs required under said guarantee, and in the 
manner provided for, then this bond to be null and void, otherwise to be in full force and effect. 

WITNESS our hands and seals this-day of- . , 

ATTEST: 

Secretary ^ 

/feV- 

Approved this-- 

_ _ ATTEST: 


RI ETH-RILEY CONSTRUCTION CO life - rat.) 

BY: 

.(SEAL) 

ITS : _(seal) 


Secretary and Clerk 


Board of Public Works. 


IJMITED PACIFIC INSURANCE CO. 


L^phard C. Baumann 
Attorney-in-fact 



























































LIABILITY BOND 





Sxnmu All Mtn bg QHjeae JJrrantta, That we 

-RIETH-RILEY CONSTRUCTION CO., INC. 


as principal, and_I~~ ~M L-H T . ~~~~~~~~ "JLT.~ ' T~~7 . 7- — 

--united pacific insurance company- 


as surety, are held and firmly bound to the City of Fort Wayne, Indiana, in the sum of — — 

SEVENTEEN THOUSAND EIGHT HUNDRED SEVENTY-SIX DOLLARS AND TWENTY-FIVE CENTS---— 

for the payment of which well and truly to be mad e we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by th ese presents. 


—---——-— ---——- 117 , 876.25 

The conditions of the above obligation are such, t hat if the above named party of the first part shall 
faithfully comply with the foregoing contract made and entered into the--—— 


day of—_____, with the City of Fort Wayne, Indiana, and shall faithfully fulfill 

all the conditions and stipulations therein containe d, except the warranty and guaranty of the pave¬ 
ment as to the workmanship, material and condition s for the period of three.(3) years, according to the 
true intent and meaning thereof in all respects, then this obligation to be void, otherwise to be and re¬ 
main in full force and virtue in law and in the even t the said City shall extend the time for the comple¬ 
tion of said work, such extension shall not in any w ay release the sureties on this bond. 


WITNESS our hands and seals this— 

ATTEST: 

— Secretary" . 


—day of_ 


/ksf- 


RIE T H-RILEY CONSTRUCTION CO., INC AT) 
BY: ^- L;_£(SEAL) 


S: /shl# 


.y.» (SEAL) 
_ —(SEAL) 


Approved this— 


...day of— 


ATTEST: 


Secretary and Clerk 


Board of Public Works. 

COMPLETED IN STREET ENGINEERING DEPARTMENT 
August 9, 1978 








































AMENDED 




FOR CURB AMD SIDEWALK 


7 '7/7£ 


Tsr ft ' 5809-1978 


RESOLVED BY THE BOARD OF PUBLIC WORKS OF THE CITY OF FORT WAYNE, INDIANA, 
That it is deemed necessary to ?mpro w curb, sidewalks, catch basins, and driveways on _ 


Weisser Park Avenue frog the north curb line of Pontiac Street to the south curb 

lxne of Creighton Avenue (both sides) and curb, sidewalks, catch basins, and 

driveways on Smith Street from the north curb line of Pontiac Street to the sontfo 

curb line of Greene Street (both sides).- This will be known as Kanna Creighton 

Impact Area Phase II. 


all in accordance 'with the profile, detail-drawing- and specifications on file in the office of the Department of 
Public Works of said City; and such improvement is now ordered. 


It is hereby found by said Board of Public Works that all benefits accruing hereunder 
will be to the general public of the City of Port Wayne and that no special benefits 
vill accrue to any property owner adjoining said improvement or otherwise assessable 
under said improvement. The cost of said improvement shall be paid by* Community . 
Development and ..Planning* -* ‘ . , ' 



































GENERAL ORDINANCE NO. G-6C-66 


concerning discrimination in employment under municipal contracts 
and providing a penalty, as passed by the Common Council of the 
City of Fort Wayne, Indiana on May 10, 1966. 


SECTION 1. Every contract for or on behalf of the City of Fort Wayne for. 
the construction, alteration or repair of any public building or public work or 
the performance of any other work or service shall contain provisions by which 
the contractor agrees as follows: 

(a) In the hiring of emoloyees for the performance of work under this 
•contract or any subcontract hereunder, no contractor, subcontractor, nor any 
person acting on behalf of such contractor or subcontractor, shall discriminate 
because of race or color against any person who is qualified and available to 
perform the work to which the employment relates: 

{b) No contractor, subcontractor, nor any person on his behalf, shall in 
any manner discriminate against or intimidate any employee hired for the performanc 
of work under this contract on account of race or color: 

(c) There may be deducted from the amount payable to the contractor by the 
.City of Fort Wayne under this contract a penalty of ten dollars ($10.00) for each 
person for each calendar day during which such person was discriminated against 
or intimidated in violation of the provisions of this contract; and 

(d) This contract may be cancelled or terminated by the City of Fort Wayne, 
and all money due or to become due hereunder may be forfeited for a second or 

any subsequent violations of the terms and conditions of this contract as to 
discrimination on account of race or color. 


UIsTITEID r^^omo INSURANCE CO 

HOME OFFICE,'TACOMA, WASHINGTON 

POWER OF ATTORNEY 

KNOW ALL MEN BY THESE PRESENTS, That the UNITED PACIFIC INSURANCE COMPANY, a corporation duly organized under the laws of the 
State of Washington, doe, hereby make,constitute and appoint Leonard C# Baumann of Goshen, Indiana 



This Power of Attorney is granted under and by authority of Section 37A of the By-Laws of UNITED PACIFIC INSURANCE 
COMPANY which provisions are now in full force and effect, reading as follows: 


SECTION 37A - ATTORNEYS-IN-FACT 

SECTION 1. The Board of Directors, the President, or any Vice-President or Assistant Vice-President shall have power and authority to: (a) appoint 
Attorneys-in-fact and to authorize them to execute on behalf of the Company, bonds and undertakings, recognizances, contracts of indemnity and other 
writings obligatory in the nature thereof, and (b) to remove any such Attorney-in-fact at any time and revoke the power and authority given to him. 

SECTION 2. Attorneys-in-fact shall have power and authority, subject to the terms and limitations of the power of attorney issued to them, to execute 
and deliver on behalf of the Company, bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory in the nature thereof. 
The corporate seal is not necessary for the validity of any bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory in 
the nature thereof. 

This power of attorney is signed and sealed by facsimile under and by authority of the following Resolution adopted by the Board of Directors of 
UNITED PACIFIC INSURANCE COMPANY at a meeting held on the 26th day of October, 1971, at which a quorum was present, and said Resolution 
has not been amended or repealed: 

"Resolved, that the signatures of such directors and officers and the seal of the Company may be affixed to any such power of 
attorney or any certificate relating thereto by facsimile, and any such power of attorney or certificate bearing such facsimile 
signatures or facsimile seal shall be valid and binding upon the Company and any such power so executed and certified by 
facsimile signatures and facsimile seal shall be valid and binding upon the Company in the future with respect to any bond or 
undertaking to which it is attached." 

IN WITNESS WHEREOF, the UNITED PACIFIC INSURANCE COMPANY has caused these present, to be signed by its Vice-President, and its corporate 
seal to be hereto affixed, this r i av Q f March 19 78 . 

UNITED PACIFIC INSURANCE COMPANY 



BDU-1431 ED.2-72 


















ii\ JijL " v ,,J/3 )l I? 

iiN A? 


WAGE .SCA! F. 



S-SKILLED 
SS-SIKI SKILLED 
US-UNSKILLED 
IF-IKDUSTRIAL FUND 
PW-PER WEEK 


We, the 

wages to De oaid ir> connection with, ALL CXHSTHUCTION AND MAINTENANCE CONTRACTS AWARDED BY 
THE BOARD OP WORKS, CITY OF FT. WAYNE, INDIANA,DURING THE MONTHS OF JULY,AUG.AND SEPT., 1978. 

Ir> conpliencs with the provision? of CHAPTER. £ 319 of the acts of the GENERAL. ASSEMBLY of 
INDIANA, 1935. have established a schedule as hereinafter set forth for the following trades 
to wit- 


trades OR occupation 

ASBESTOS WORKER 
BOILERMAKER 
BRICKLAYER 
CARPENTER 


(BUILDING) 

(HIGHWAY) 


CEMENT MASON 
ELECTRICIAN 
ELEVATOR CONSTRUCTOR 
GLAZIER 
IRON WORKER 

LABORER (BUILDING) 

(HIGHWAY) 
(SEWER) 

LATHER 

MILLWRIGHT & PILEBRIVER 
OPERATING ENGINEER 


(BUILDING) 
(HIGHWAY) 
(SEWER) 


PAINTER 

PLASTERER 

PLUMBER it STEA>FITTER 
MOSAIC c. TERRAZZO GRINDER 
ROOFER 

SHZSTMETAL WORKER 


TER 


(BUILDING) 

(HIGHWAY) 


.LAbb 

S 

pAJLL 

j 12.60 

liSUL. 

55C 

1.25 

„ 

p- 

rs . 

3Cif 

S 

, ! 12.55 

80 

j 1.00 


i 


s 


11.14 

45 

j 

! 50 


i 1 

4if 

s 


10.57 


1 

! 6% 


8 

2 if 

~s~~ 


10.23 

60 

j 60 


5 

2if 

s 


9.70 

75 

* 80 


|i 


s 


12.00 

50 

1 

1 3%+30 


! 6 


s 


10.91 

74J5 

| 56 

8% 

i 

1 6 


s 


10.20 


25 

40 

[ 4 

25tholida/ 

s 


11.80 

90 

1.30 


2 

2if 

s-ss 

US 


7.70-8.60 

70 

50 


1 9 

i 

R-US.-j 

hs 

7.60-8.45 

70 

50 


9 

! 


ss 

7.60-8.40 

70 

50 


8 

j 

S 


10.60 


60 

i 

I i 

1 1 i 

: 2if I 

s 


10.90 


6% i 

1 

i 

e ; 

2if 

s-ss 

US 


7.90-11.00 

40 

1 

55 i 


i 

8 i 


S-SS- 

us 

8.16-10.87 

55 

65 ! 


8 


3-SS-J 

US 

8.16-10.87 

55 ! 

65 1 


5 


s 


9.25-10.25 

65 

50 


12 

Gmisc. | 

s 


9.74 

60 

80 




s 


12.10 

55 

90 


7 

4if 

i 

s 


8.75-10.80 





j 

s 


10.90 


10 




s 


11.98 

50 ! 

60 


10 

14if 1 

s-ss 

US 


9.18-10.13 

26.30? ac 1 

31.00c 

/ 



jS-SS-i 

US 

8.75*5-9.35^ 

27.50pwj3i.OCr t :i 

V 




If any CLASSIFICATIONS ARE CM I FT ED IN THE ABOVE SCHEDULE, THE PREVAILING WAGE SCALE SHALL BE 
PAID. The above ar.d forgoing shall shall he the. minimum prevailing wage scale for this project 
S3 set by the wag? scale committee, but in r.o way shall it prevent the contractor or sub - 


! paying a higher rate of 




■ . I? 7<r 

xrv 


than set out In the schedule 

[ A / toy-/ V ;L._ f X^ v/4 li.\ 







INDIANA. 





























































VCL 



MASCH10, W3 


101G0 































?ACS_2. 



VOL 43/ 



5 

I 


10.1973 


10170 


























± 




XDZ2AI R'G!STS2, VOL 43, NO. 4S—?S!DAY, MASCH 10,1970 


NOliCGS - 10171 




























PACE_ i_ 





(-?2!DAY, MA2CH 10, 1575 


10172 NONCES 




























fZOZZf-l. CCCISTIS, VOL 43, NO. 45—FIL'D AY, MA3CH 10, 1973 


css's- eeca • abas a a a a 































::;:s:os w. __:s rt r i v± 


i throttle v 

Engineer; Auto Cradt or similar type n 
Farm .tyre Tractor, 45 H.p. and over: S 


Crane or Derrick 
shovel, baekhoc, etc; 
on which the drill is 
el, 619, 631, 

71' lover, tetter tired • tanecra (50 cents per 

hr Elevating Cradcr; Pork lift (10 ton or 

e%' Irada'.l; Cravel Processing Plant (portable); 

highlitt Shovel - 1-1/2 eu. yd. or 
eepter - Crew; Hydraulic Bocm Truck;, 
keys tear <Sk'.-.-.*r Scoop); loader - self-propelled (Belt-chain Wheel); 
U::-5tlve Cpcrator; .’lucking Machine; Panel Board Concrete PUn: (Central ■ 
Mix lyre); ravcr-Helherington; Pile Driver - SV.id or Crawler; Road Paving 



alt, '-atcrlsu 
Drier slade; Poet 
p'r...er, Tractor 


t (portable 
a, Brick So 


.. -n Pam tvpc 7 

'llcat; Cherry i’lckyr under 14 Uu; Chip Spreader (self-piop* 1 led); Co 
errte Tvrp; Concrete Mesh Depressor - independently operated; Concrct 
Spreader - povet dtivin; Er.d loader under 1-1/2 eu. yd,; Excavating 

loader • portable; Finishing Machine and Bull Pleat ‘ . 

Crcaser; Mechanic; Mesh or Steel Placer; Multiple T 
F.C.C. Concrete Belt Placer; Pull Cradcr'- power controlf Reft 
Machine - freezing operation; Ross Carrier: Sheepfcot Roller ( 
pel led); Ta.-r.per - Multiple Vibrating - Asphalt, Vaterbound Mac 

?i«c; V 


. DECISION NO. _.y2j-?030 

• ' rovci 


(Cont'd) Joi; 

Plant Engineer; Base Paver (Jersey or similar type 


Croup 3: Assli 
r-tehjne); Con< 

eu. ft.; Curb Machine; Fer-t Tractor - Including fa.-.-, tractor with all 
-a tt«t laments except boekhee and including high lift end loaders of 1 eu. 
yd. capacity er lesa; Fireman (on boiler); Moist (one drum); Operator, . 

5 pieces of minor equipment; Paving Breaker; Power Broom, self-propelled; 
Roller (Earth and Sub-base material); Slurry Seal Machine- Spike Machine 
(R.R.); Tamper - Multiple Vibrating - Earth and Sub-base material); 
Throttle Valve; Throttle Valve er.d fireman combination on horizontal or 
upright boiler; Tractalre with Drill; Tractor - SO K.P. or over; Veil 
Toint System; Vldcner (Apsco.or similar type) 


g Tamper; sell 
ellei); Coleman 


o Engireer - Clltr; t 
s Distributor; Bituminous Patch! 
or.m and Belt Machine; Chair Cart (self-pre 
Conveyor (portable); Deck Hand; Digger ?« 

k Lift - under 10 ten; Forrs Cradcr; Perm Tamper (r.stcr driven); 
r Helper; He the ring ton Driver; Me-.herir.gtsn Helper; 

..... . - - Heater; Operator 1 thru 4 pcs. 

or Baat; Power Curing i 7 :iyiT.z 

... . - - - -.- -r-r driven); Pug Kill; Pull Braes; (power 

• . type); Seaman Tiller; Straw Slower or Brush Mulcher; Striping Machine, 

. Paint (motor driven); Sub-grader; Tractaire; Tractor (below 50 H.P.); .. 
Truck Crane Oiler - Driver; Spreader; Vacar Pump; Velding Machina - 2 




an_sainAY. MARCH 10. 1973 


um 












l or: 



t, VOL <3, NO. 43—f SI DAY, MA2CH 10,1573 * 


10175 




































2 o' 2 



C'Vr ii Condole installer; Cutcir.g torch 
liman l operated welder; Sewer pipe layer; 


srur 



s. K-ckcr 4 Tunnel laborer 


Pipe 





CLASS in CATIONS ' 


"Tir compressor (pressurliirr shafts, tunnels & dfvers); Air tugger; A.to pacrol; 
3£cV. filler; Backhoe; Soon cat; Sorir.g Mchine; Soil deter; Caisssr. drilling 


r (with dotcr blade); C 

;al purpose truclt (pit-.»n type);'Ditching luchtne {15'' and 
:ors (when hoisting material or tools); fork lift; Fornless 
paver; Cenerator (power for welders or compressors); Cradall; Helicopter; 
Helicopter witfeh operator; High lift - front end loader; Hoist; Leeerrtive and/or 
dinky engine; Mcchinic or. Job site; Mucking machine; Panel beard eor.tre:e 
plant; Pile driver; Push eat; Sceop 4 tractor; Screper - rubber tired; Sjstait r 
ir - toss type; C-b base finish machine 
Tractor with backhoe (1/2 yard and over); 
shield; Uelder (erait) 


(C.M.l.^r similar); Tow 

ssram 

A Iiar.e truck; Batcher p 
driven; hitur.il nous it.i*er 
Bull float; Compactor or 


e dry batch); Bending 
s plan 


rJ «?gi"e.r; ? n!t r - Ja , ^ 


pelled; Concrete ni.er (21 cu. 

; Ditching machine (less than IV); 
float; Pir.lshirg sjehir.e; Tire-jn - 
Pile driving and boilers; Cunite machine; Head greaser; Mechanic in ship; 

Kesh depressor r.esh placer; B.C.C. concrete belt placer; Roller - as.-halt, 
Stone t, sub base; Rotary drill; Shccpsfooi roller - srlf-prcpei’.ed; Sir? evlej 
Spreader or bass paver-self-propelled; Sub grader; Throttle valve with air 
compressor or boiler; Tractor with baeVhoe (under 1/2 yard); Tractor - high 
lift - farm type; Tractor - industrial type; Tractor vith winch; Veil points; 

' Winch truclt , 

All- cerpressor (210 eu. ft. & over); Sittrsinous distributor; Calr cart; 

e pot • power agitated; Flex plane; 


operator 2,3,4, or 5; Paving Joint r 

Throttle valve; Traelt Jack - power driven; Tractor - fart; type; Truck e 
WJP IV 

Air compressor (lest than 210 eu. ft.); Concrete eiixer (under 21 ft.); 
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[Ison, 


r-D'-s rc-umir?;? operators 


r,;. s . r.i 

>unn,l 4 J,v,r Co^itr U' 

. 

XIV 

.. 

Vx.ii.e 


Class T 

$ 10.30 

.65 

.85 


.05 

Clara II 

9.10 

.65 

.85 


;os 

Class III 

• 8.25 

. .65 

.85 


. .05 

Class 17 

7.25 

.65 

,85 




^-ch.nici esphslt plant, batch plant; benoto (rc n ulre 8 

tva ir.Irtt.j), -o.ltr (. throttle valve; caisson rirs; central rod'ntx 

fr^olcr-^c’-‘'"ation'tv--^ : '\ C t'V C f Cr V! ' h ba « lh ** «M «». 

. e r ever Z'Z cu. 1:.; concrete paver ?7Z cul'ft .‘'and'ur.der | concrete 

: lie t r one floor; hydraulic fcu'ca true/; locotutlv*. alt- »|1« '* 

C.lvtrr and .<11 r t-; pic raehir.es; pre-stross chine; peo Crete's and 
.e.'.lrr t«;es; rock drill < 1 .1f . P r< • • el 1 rd); , nc h .Irlll (truck r.njnt.JV 
I*.! •• inddn-h't Iac'n-i f tfilctPl vlth b «°* <> elde boom; trenching 

“ r'ini 1 . 1 '''"' 1 '! 1 l4lK ' , ‘! Vulldorcrs; coeLination backhoe, front- 

erc-Vcn; tcarr^rvU; vlnth trucks 

* C ~ - 7 — Ccntrctr ninct (2 ba; i over); conveyor, portable: ,tea* iterator.; 

.'•*; !i!a “ •••"••or type; air compressor small liO U under (1 to 5 not 

to exceed a total of 3CS ft.); air compressor - lar-c over 150 combinec'on - 

SL “ s 


. Carroll. Casa. CUr.t 


, Oelavare, Payette, Felton, Crent, 
on. Mjiison, Marlon, Min-.l, Pardo 
nlon, Vatash, Wayne, 0 Whit ‘ 


it. haallton, 
lph. Rush, CD 




Air compressor (pressurising shafts, tunnels & divers); Air tusjer; Auto patrol; 
Sack filler; Eachho-.; Boom cat; Boring machine; Bull dour; Caisson drillir- 


r (with doter blade); Concrete mixer (dual drm); 
e plant; Concrete pump; Ctar.e with alt attachments; Crar.e - electric 
i; Derrick; Gaol purpose truck (pitr.sn type); Ditching machine (la" and 
over); Dredge; Elevators (when hoistirg material er tools); rork lift; Formless 
paver; Cenctator (paucr ior welders or cc-.pressurs); Cradall; helicopter; 
Hellcoptoc winch operator; high lift - front end leader; hoist; locomotive and/or 

plard; PUe'driv«! 'push" esc; Scoop A cractct; Scraper - rubber tired; Spreader 
--tor mounted;^Straddle carrier - rest type; Sub tese finish machine 

Trench box - power driven; Tur.nel shield; Udder .(era ft) ^ ^ * «. 

A Ira.,.e truck; Catcher plant (auto.tsUlc dry batch); Bending machine . Pw, r 
driven; Bituminous mixer; Bituminous paver; Bituminous plant engineer; Scwtcjo; 

Hull float | ... nr tai-;.er - ad f .prope 11 edj Concrete ul.tr (71 cu. ft, 

or over); Contrete spreader . power driven; Ditching machine (Use than U-)j 
'Drill In- ivstlilna; Finish machine f, bull float; Finishing machine; Fltcuan - 
vile driving and boilers; Cunlte machine; head (-.maser; lie chide; 

Jiu-h depressor . no!, placer; P.C.C, concrete belt placer; Roller . as-halc. 

Stone (. sub base; Rotary drill; Sheepsfoot roller • self-prepel led; 

Spreader or base paver-self-propelted; Sub grader; Throttle valva with air 
. compressor or boiler; Tractor ultl. backhoc (under 1/2 yard); Tractor - high 
faru tyi ’ c; T " cc ® r * Industrial type; Tractor with winch; Vail points; 
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EQUAL OPPORTUNITY CLAUSE 


During the performance of this contract, the contractor agrees 

as follows: 


(1) The contractor will not discriminate against any employee 
or applicant for employment because of race, color, religion, sex, 
or national origin. The contractor will take affirmative action 
to ensure that applicants are employed, and that employees are 
treated during employment without regard to their race, color, 
religion, sex, or national origin. Such action shall include, 
but not be limited to the following: Employment, upgrading, 
demotion, or transfer; recruitment or recruitment advertising; 
layoff or termination; rates of pay or other forms of compensation; 
and selection for training, including apprenticeship. The contractor 
agrees to post in conspicuous places, available to employees and 
applicants for employment, notices to be provided setting forth the 
provisions of this nondiscrimination clause. 

(2) The contractor will, in all solicitations or advertisements 
for employees placed by or on behalf of the contractor, state that 
all qualified applicants will receive consideration for employment 
without regard to race, color, religion, sex, or national origin. 

(3) The contractor will send to each labor union or representative 
of workers with which he has a collective bargaining agreement or 
other contract or understanding, a notice to be provided advising 

the said labor union or workers’ representatives of the contractor’s 
commitments under this section, and shall post copies of the notice 
in conspicuous places available to employees and applicants for 
employment. 

(4) The contractor will comply with all provisions of Executive 
Order 11246 of September 24, 1965, and of the rules, regulations, 
and relevant orders of the Secretary of Labor. 

(5) The contractor will furnish all information and reports 
required by Executive Order 11246 of September 24, 1965, and by 
rules, regulations, and orders of the Secretary of Labor, or pursuant 
thereto, and will permit access to his books, records, and accounts 
by the administering agency and the Secretary of Labor for purposes 
of investigation to ascertain compliance with such rules, regulations, 
and orders. 

(6) In the event of the contractor’s noncompliance with the 
nondiscrimination clauses of this contract or with any of the* said 
rules, regulations, or orders, this contract, may be canceled, ter- ' 
minated, or suspended in whole or in part and the contractor may 

be declared ineligible for further Government contracts or federally 
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assisted construction contracts in accordance with procedures . 
authorized in Executive Order 112 46 of September 24*, 1965, and 
such other sanctions may be imposed and remedies invoked as 
provided in Executive Order 112 4 6 of September 2 4, .19 65, or by 
rule, regulation, or order of the Secretary of Labor, or as 
otherwise provided by law. 

(7) The contractor will include the portion of the sentence 
immediately preceding paragraph (1) and the provisions of para¬ 
graphs (1) through (7) in every subcontract or purchase order 
unless exempted by rules, regulations, or orders of the Secretary 
of Labor issued pursuant to section 204 of Executive Order 11246 
of September 24, 1965, so that such provisions will be binding • 
upon each subcontractor or vendor. The contractor will take such 
action with respect to any subcontract or purchase order as the 
administering agency may direct as a means of enforcing such pro¬ 
visions, including sections for noncompliance: PROVIDED, HOWEVER, 
That in _ the event a contractor becomes involved in, or is threatened 
with, litigation with a subcontractor or vendor as a result of 
such direction by the administering agency, the contractor mav 
request the United States to enter into such litigation to protect 
the interests of the United States. 


S L3-C 2- 


TITLE OF ORDINANCE . SPECIAL ORDINANCE - CQMEACT - SDWK. IMPRQV. RESOL. NO. 5809-78 - HANNA 

CREKHTON.FH. II 

DEPARTMENT REQUESTING ORDINANCE 


BOARD OF PUBLIC WORKS 


rn. xx ✓ 


SYNOPSIS OF ORDINANCE CONTRACT FOR SIDEWALK IMPROVEMENT RESOLUTION NO. 5809-78, HANNA-CREIGHTON 
IMPACT AREA PHASE II - $117,876.25, RIEIH-RILEY CONSTRUCTION COMPANY, INC., CONTRACTOR. 


(CONTRACT ATTACHED) 


PIROR APPROVAL ACQUIRED AUGUST 8, 1978 


EFFECT OF PASSAGE CONSTRUCTION OF SIDEWALK FOR ABOVE PROJECT 


EFFECT OF NON-PASSAGE INABILITY TO PROCEED WITH CONSTRUCTION OF SIDEWALK AS PTANNED 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURES, SAVINGS) $117,876.25 FROM C D & P FUNDS 


ASSIGNED TO COMMITTEE 
































